ENGINEERING 
CHANGE 
NOTICE 
DART AEROSPACE 
LTD 
.{ 


Date: 
09.03.06 
Job No.: 
Product No.: 
D'I30-780 
Product Name: Spacepod, Hinge Door Modification 


P00252 
ADR Yes/No: 
Created By: 
Checked By: 


Yes 
ADR Date: 
HS 
,l\pproved By 
1\, 
General Manager App~oval: 
541 


Distribution 
Reqd 
Resp 
Initial/ 
Date 


Production Manager 
Y 
LL 
Production Engineering Coord 
Y 
EC 
Production Document Control 
Y 
JLB 
Customer Technical Support 
Y 
OS 


Distribution 
Reqd 
Resp 
Initial/ 
Date 
DQA / QA Coord 
N 
QC Coordinator 
N 
Marketing 
Y 
SW 
Customer Order Processing 
N 


Reason for Change: 
Door seal recieves excessive wear from hinge door modification - provides replacement seal 


Documents Affected: 
DSI 9444 Rev. A 
03892 Rev. A 


PARTS MUST COMPLY 
D 
PREVIOUS PARTS SATISFACTORY 


# 
Quality Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


1 Notify Previous Customers 
N 
No kits in the field 


2 Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 
Required Documents/Drawings Under Review 
N 
5 Update Product Compatability Matrix 
N 
6 Create Eurocopter Form (FEE) 
N 
7 Notify TC / FAA of Change 
N 


# 
Document Control Actions 


8 Move Electronic Files 
9 Update Blue/Pink/DSI Folder and Electronic Files 
10 Update Controlled PDF Files 
11 Update Master Document List (MOL) 
12 Update Document Record (DR) 
13 Update Product Development Summary 
14 Update QSI 021 and/or STC Approval List 
15 Update Parts / STC Database 
16 Update / Verify ARC Database 
17 Create / Update Change Record Form 
18 Create / Update PPP's 
19 Update Document Control Database / Laminated Dwgs 
20 Update Grey Project Binder 
21 Update D-PartiM-Drawing/DSIiDEO Master Binders 
22 
23 
, 


Reqd 
Resp 
Notes 
Complete 


Y 
KJ 
Y 
KJ 
a1,O~f 10 "\ ~ 
Y 
KJ 
O?\, ():3, 10 ~ 
~ 
Y 
HS 
~v,D 
0".03.0 
Y 
KJ 
((PJ\.f, 
12;, 
rf'I. /)~\o 
~ 
N 
......, 


N 
Y 
KJ 
try 03.ln ~" 
y 
KJ 
r(- 03.10 'cq.P\ 
Y 
KJ 
0130-780-011 still at CHG 001 
1'1:-1 ,03.10 
<:l '- 
Y 
KJ 
F ,0;;:<) 
In=}. 
?\ 


N 
'-r 
Y 
KJ 
add ADR 
iY1 ,03, 
(0 
~ 
Y 
KJ 
,r:yq 
O:z" I() ~ '- 


Description 
/ Action: 
The Hinge door modification 0130-780-011 causes wear to the upper door seal. 
• -eraate85iimat85for.lbe.procluction~.D:i8Q2-1.seale. 
- 
-_. 


- No kits in stock 
~ 
- Add 1x D3892-1 to 0130-780-011 kits in production 
- 
- HS will take care of 0130-780-011 currently being installed at Eagle Copters. 


DSI 9444 provides instructions for the installation of 03892-1 replacement seal. 


~(S1° 
4~{1J1 
yr)3l 


H:\Forms\Engineering\approved online eng\ECNrevN.xls 


ECN Verified & Complete: 
_ 
Date: 


ENGINEERING 
CHANGE 
NOTICE 


DART AEROSPACE 
LTD 
,:( 


Date: 
09.03.06 
Job No.: 


Product 
No.: 
DnO-780 


Product 
Name: 
Spacepod, 
Hinge 
Door Modification 


P00252 
ADR Yes/No: 


Created 
By: 


Checked 
By: 


Yes 
HS 
09- 
541 


Distribution 
Reqd 
Resp 
Initial/ 
Date 


Production 
Manager 
Y 
LL 


Production 
Engineering 
Coord 
Y 
EC 


Production 
Document 
Control 
Y 
~ 
-\uH. 
Customer 
Technical 
Support 
Y 
DS 


Distribution 
Reqd 
Resp 
Initial/ 
Date 


DQA / QA Coord 
N 


QC Coordinator 
N 


Marketing 
Y 
SW 


Customer 
Order 
Processing 
N 


Reason 
for 
Change: 


Door seal recieves 
excessive 
wear from 
hinge door modification 
- provides 
replacement 
seal 


Documents 
Affected: 


DSI 9444 Rev. A 


D3892 
Rev. A 


PARTS MUST COMPLY 
D 
PREVIOUS PARTS SATISFACTORY 


# 
Quality 
Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


1 
Notify Previous 
Customers 
N 
No kits in the field 


2 
Notify 
Eurocopter 
France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 
Required 
Documents/Drawings 
Under 
Review 
N 


5 
Update 
Product 
Compatability 
Matrix 
N 


6 
Create 
Eurocopter 
Form (FEE) 
N 


7 
Notify TC / FAA of Change 
N 


# 
Document 
Control 
Actions 
Reqd 
Resp 
Notes 
Complete 


8 
Move Electronic 
Files 
Y 
KJ 


9 
Update 
Blue/Pink/DSI 
Folder 
and Electronic 
Files 
Y 
KJ 
0'1,0::), 
0'+ .~ 
10 Update 
Controlled 
PDF Files 
Y 
KJ 
O~,n3,IO~ 
~ 


11 Update 
Master 
Document 
List (MDL) 
Y 
HS 
It4?},j. D 
0".°3.0 
;qf~ 


12 Update 
Document 
Record 
(DR) 
Y 
KJ 
IRPAI,t2.::. 
IrRI. 11~. \0 
r<!L 
. 


13 Update 
Product 
Development 
Summary 
N 
'--' 


14 Update 
QSI 021 and/or 
STC Approval 
List 
N 


15 Update 
Parts / STC 
Database 
Y 
KJ 
II' 
O~.Ir'\ 4-<!:("~ 


16 Update 
/ Verify 
ARC 
Database 
Y 
KJ 
~\ 
0'4 - 
17 Create / Update 
Change 
Record 
Form 
Y 
KJ 
D130-780-011 
still at CHG 001 
,03, o dl>< ~ 
18 Create / Update 
PPP's 
Y 
KJ 
,0;;<) 
n9- ?\.-. 
19 Update 
Document 
Control 
Database 
/ Laminated 
Dwgs 
N 


20 Update 
Grey Project 
Binder 
Y 
KJ 
add ADR 
,0'1,03, 
0 
~ r 
21 Update 
D-PartiM-DrawingIDSI/DEO 
Master 
Binders 
Y 
KJ 
INl 0:'<'. In ~ -=- 
22 
'- 


23 


Description 
/ Action: 


The Hinge door modification 
D130-780-011 
causes 
wear to the upper 
door se 


- 
='Create 
estimates 
fortheproduction-ofD3892c1seals:"- 
--~ 


- No kits in stock 


- Add 
1x D3892-1 
to D130-780-011 
kits in production 


- HS will take care of D130-780-011 
currently 
being installed 
at Eagle 
Copters. 
- -:DS\ '9 4L\-L\:- 0 I \ 
({;;) 
C l-\G- 00 
\ 


ovides 
instructions 
for the installation 
of D3892-1 
replacement 
seal. 


H:IFormslEngineeringlapproved 
online 
englECNrevN.xls 


ECN Verified 
& Complete: 
_ 
Date: 


